Appendix  G:  Freight  Project  List 
SFY  2015  and  2016 


As  described  in  Chapter  8  of  the  Missouri  State  Freight  Plan,  The  Decision-Making  Process,  a  prioritization  process  is  used  to  evaluate  freight 
needs  based  on  mode.  Figure  8-2  depicts  the  freight  project  prioritization  process.  The  process  was  modified  in  March  2015  to  include  Tiers  1-4 
for  highway  projects  to  reflect  the  importance  of  agriculture  to  the  Missouri  economy  and  Missouri  agribusiness'  need  for  moving  products  from 
farm  to  market  primarily  on  the  Tier  4  system.  Tables  8-1.  8-2,  8-3  and  8-4  identify  the  factors  used  in  evaluation  of  all  needs. 

This  addendum  reflects  a  continuing  emergence  of  new  transportation  infrastructure  needs  to  support  the  movement  of  products  into,  within, 
and  out  of  Missouri.  Needs/projects  listed  are  in  addition  to  those  identified  in  the  Missouri  State  Freight  Plan  Appendix  G. 

Any  freight  project  identified  and  also  funded  is  included  in  the  Statewide  Transportation  Improvement  Program  (STIP). 


District 

County 

Route 

Description 

Cost 

Estimate 

(thousands) 

Job 

Number 

Program 

SFY 

Freight 

Prioritization 

Section 

1116 

Submittal 

Tier 

NW 

Andrew 

48 

Remove  load  restriction  on 
bridge  over  the  Platte  River, 
0.6  mile  east  of  Rte.  D  near 
Whitesville.  Project  involves 
bridge  K0084. 

1640 

1S1051 

2016 

HIGH 

3 

NW 

Caldwell 

13 

Remove  load  restriction  on 
bridge  over  Log  Creek  0.5 
mile  south  of  Rte.  HH  south 
near  Kingston.  Project 
involves  bridge  J0340. 

1370 

1P0434 

2016 

HIGH 

3 

NW 

Chariton 

PORT 

Increase  capacity  for 
storage  and  transloading  of 
ag  products 

1100 

MEDIUM 

NA 
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District 

County 

Route 

Description 

Cost 

Estimate 

(thousands) 

Job 

Number 

Program 

SFY 

Freight 

Prioritization 

Section 

1116 

Submittal 

Tier 

NW 

Gentry 

169 

Improve  bridge  deck  on  US 

388 

1P3064 

2016 

VERY  HIGH 

3 

route  connecting  Iowa  and 
Missouri.  Bridge  serves  a 
highly  agricultural  counties 
of  Worth  and  Gentry.  Key 
products  of  hogs,  cattle, 
soybeans  and  hay/silage. 

Truck  detour  route  is 
greater  than  30  miles  if 
bridge  is  closed.  Project 
involved  bridge  H0619  over 
Linn  Creek 

NW  Gentry  C  Improve  bridge  deck  on  314  1S3063  2016  HIGH  3 

condition  3  bridge.  Route  C 
serves  as  connector  route 
between  US  136  and  MO 
46.  Bridge  serves  a  highly 
agricultural  counties  of 
Worth  and  Gentry.  Key 
products  of  hogs,  cattle, 
soybeans  and 
hay/silage.  Truck  detour 
route  is  greater  than  30 
miles  if  bridge  is 
closed.  Project  involved 
bridge  A2729  over  Weldon 
Branch. 
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NW 


NW 


Appendix  G:  Freight  Project  List 
SFY  2015  and  2016 


County 

Route 

Description 

Cost 

Estimate 

(thousands) 

Job 

Number 

Program 

SFY 

Freight 

Prioritization 

Section 

1116 

Submittal 

Tier 

Gentry 

C 

Improve  bridge  deck  on 
condition  4  bridge.  Route  C 

398 

1S3068 

2016 

HIGH 

3 

serves  as  connector  route 
between  US  136  and  MO 
46.  Bridge  serves  a  highly 
agricultural  counties  of 
Worth  and  Gentry.  Key 
products  of  hogs,  cattle, 
soybeans  and 
hay/silage.  Truck  detour 
route  is  greater  than  30 
miles  if  bridge  is 
closed.  Project  involved 
bridge  A2728  over  Panther 
Creek. 

Nodaway  71  Improve  bridge  deck  on  US  638  1P3056  2016  VERY  HIGH  3 

route  serving  cities  of  St. 

Joseph  and 

Maryville.  Bridge  serves  a 
highly  agricultural  counties 
of  Andrew  and 
Nodaway.  Key  products  of 
hogs,  cattle,  soybeans, 
corn,  and 

hay/silage.  Project  involved 
bridge  H0719  over  White 
Cloud  Creek. 
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District 

County 

Route 

Description 

Cost 

Estimate 

(thousands) 

Job 

Number 

Program 

SFY 

Freight 

Prioritization 

Section 

1116 

Submittal 

Tier 

NW 

Nodaway 

FF 

Remove  load  restriction  on 
bridge  at  South  Fork  Clear 
Creek,  3.2  miles  north  of 
Rte.  71  north  of  Maryville. 
Project  involves  bridge 
R0192. 

200 

1S3090 

2016 

HIGH 

3 

NW 

Nodaway 

JJ 

Replace  bridge  deck  over 
Middle  Fork  of  102  River, 
0.4  mile  east  of  Rte.  148 
near  Hopkins.  Project 
involves  bridge  L0737. 

328 

1S3057 

2016 

HIGH 

3 

NW 

Nodaway 

U 

Remove  load  restriction  on 
bridge  over  102  River,  2.2 
miles  east  of  Rte.  71  near 
Arkoe.  Project  involves 
bridge  R0089. 

630 

1S0623 

2016 

HIGH 

3 

NE 

Adair 

11 

Remove  load  restriction  on 
bridge  over  Mussell  Fork 
drainage  ditch  0.2  mile  east 
of  Sullivan  County  line. 
Project  involves  bridge 
K0305. 

914 

2S0412B 

2016 

HIGH 

3 

NE 

Audrain 

22 

Improve  pavement  from 
Mexico  to  Centralia  on  high 
truck  volume  route. 

2185 

3P2207 

2016 

VERY  HIGH 

2 

NE 

Audrain 

15 

Widen  bridge  over  Fish 
Branch  0.1  mile  north  of 

858 

2P3087 

2016 

VERY  HIGH 

3 

Rte.  T  near  Mexico. 
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District 

County 

Route 

Description 

Cost 

Estimate 

(thousands) 

Job 

Number 

Program 

SFY 

Freight 

Prioritization 

Section 

1116 

Submittal 

Tier 

NE 

Knox 

151 

Remove  load  restriction  on 
bridge  over  North  River  0.3 
mile  south  of  Rte.  156  near 
Novelty.  Project  involves 
bridge  S0073. 

454 

2S3073 

2016 

HIGH 

3 

NE 

Lincoln 

MM 

Remove  load  restriction  on 
bridge  over  Crooked  Creek 
1.5  miles  south  of  Rte.  C 
near  Moscow  Mills.  Project 
involves  bridge  R0208. 

485 

3S2184 

2016 

HIGH 

3 

NE 

Macon 

156 

Remove  load  restriction  on 
bridge  over  East  Fork 
Chariton  River  2.3  miles 

east  of  Rte.  3  near  La  Plata. 
Project  involves  bridge 
S0993. 

582 

2S0438 

2016 

HIGH 

3 

NE 

Marion 

24 

Repair  substructure  of  Rte. 
24  bridge  to  avoid  load 
posting.  Quincy  Bayview 
Bridge 

150 

2P3002 

2015 

HIGH 

2 

NE 

Montgomery 

70 

Provide  smoother 
pavement  structural  repairs 
on  1-70  high  truck  volume 
route. 

1171 

213055 

2016 

VERY  HIGH 

2 

NE 

Montgomery 

70 

Provide  smoother 

3169 

312189 

2016 

VERY  HIGH 

2 

pavement  structural  repairs 
on  1-70  high  truck  volume 
route. 
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District 

County 

Route 

Description 

Cost 

Estimate 

(thousands) 

Job 

Number 

Program 

SFY 

Freight 

Prioritization 

Section 

1116 

Submittal 

Tier 

NE 

Pike 

54 

Remove  load  restriction  on 
the  Champ  Clark  Bridge 
over  the  Mississippi  River  at 
Louisiana.  Project  involves 
bridge  K0932. 

150 

2P3094 

2016 

VERY  HIGH 

3 

NE 

Pike 

79 

Remove  load  restriction  on 
bridge  over  Guinns  Creek 
0.6  mile  south  of  Rte.  H 
near  Annada.  Project 
involves  bridge  K0323. 

852 

2P3080 

2016 

HIGH 

NE 

NE 

Pike 

79 

Remove  load  restriction  on 
bridge  over  New  Bryan 
Creek  1.4  miles  south  of 
Rte.  H  near  Annada.  Project 
involves  bridge  K0324. 

880 

2P3081 

2016 

HIGH 

3 

NE 

Pike 

79 

Remove  load  restriction  on 
bridge  over  Big  Calumet 
Creek  0.6  mile  south  of  Rte. 

N  near  Clarksville.  Project 
involves  bridge  K0317. 

1651 

3P2201 

2016 

HIGH 

3 

NE 

Pike/Lincoln 

PORT 

Provide  port  site  and 
infrastructure  to  increase 
freight  transportation 
options  and  reduce 
congestion  on  rail/highway 

301 

MEDIUM 

NA 

Missouri  State  Freight  Plan 
Appendix  G  Addendum  1,  May  2015 
Page  6  of  29 


Appendix  G:  Freight  Project  List 
SFY  2015  and  2016 


District 

County 

Route 

Description 

Cost 

Estimate 

(thousands) 

Job 

Number 

Program 

SFY 

Freight 

Prioritization 

Section 

1116 

Submittal 

Tier 

NE 

Ralls 

61 

Improve  bridge  deck  to 
eliminate  constant  work 

zones  for  maintenance 
repairs.  Bridge 
improvements  on 
northbound  lanes  over  Salt 

River  0.1  mile  south  of  Rte. 

0  near  New  London. 

1582 

3P2234 

2015 

HIGH 

2 

NE 

Scotland 

A 

Remove  load  restriction  on 
bridge  over  Bear  Creek  1.6 
miles  north  of  Rte.  U  near 
South  Gorin.  Project 
involves  bridge  S0165. 

263 

3S0506 

2015 

HIGH 

2 

NE 

Shelby 

15 

Repair  bridge  to  avoid  load 
posting  and  detour  of  25 
miles  for  ag  products  to 
market,  bridge  over  Black 
Creek  0.8  mile  south  of  Rte. 
168  near  Shelbyville. 
Project  involves  bridge 
J0768. 

1424 

2P3088 

2016 

HIGH 

3 

NE 

Shelby 

N 

Remove  load  restriction  on 
bridge  over  Salt  River  3.5 
miles  north  of  Rte.  36  near 
Shelbina.  Project  involves 
bridge  R0039. 

304 

2P2220D 

2016 

HIGH 

3 
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Appendix  G:  Freight  Project  List 
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District 

County 

Route 

Description 

Cost 

Estimate 

(thousands) 

Job 

Number 

Program 

SFY 

Freight 

Prioritization 

Section 

1116 

Submittal 

Tier 

NE 

Shelby 

W 

Remove  load  restriction 
bridge  over  North  River  2.8 
miles  north  of  Rte.  168  near 
Shelbyville.  Project  involves 
bridge  R0599. 

403 

2P2220B 

2016 

HIGH 

3 

NE 

Shelby 

W 

Remove  load  restriction  on 
bridge  over  Tiger  Fork 
North  River  0.7  mile  south 

of  Rte.  J  near  Bethel. 
Project  involves  bridge 
P0040. 

213 

2P2220C 

2016 

HIGH 

3 

NE 

Warren 

94 

Remove  load  restriction  on 
bridge  over  Koch's  Creek 

0.3  mile  south  of  Rte.  N 
near  Marthasville.  Project 
involves  bridge  A2173. 

573 

2S2006 

2016 

HIGH 

3 

KC 

Cass 

B 

Improve  bridge  to  avoid 
load  posting.  Farm  to 
market  route. 

380 

4S3072 

2016 

MEDIUM 

3 

KC 

Cass 

D 

Remove  load  posting  on 
bridge  for  ag  access. 

741 

4S3067 

2016 

HIGH 

3 

KC 

Cass 

D 

Improve  bridge  to  avoid 

197 

4S3070 

2016 

HIGH 

3 

load  posting.  Farm  to 
market  route. 
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Appendix  G:  Freight  Project  List 
SFY  2015  and  2016 


District 

County 

Route 

Description 

Cost 

Estimate 

(thousands) 

Job 

Number 

Program 

SFY 

Freight 

Prioritization 

Section 

1116 

Submittal 

Tier 

KC 

Cass 

M 

Remove  load  restriction  on 
bridge  over  Camp  Branch, 
north  of  Rte.  2.  Project 
involves  bridge  R0519. 

429 

4S3069 

2016 

HIGH 

3 

KC 

Cass 

YY 

Remove  load  restrictions  on 
bridge  over  East  Creek  on 
Rte.  YY,  east  of  Rte.  Y  in 
Peculiar.  Project  involves 
bridge  N0784. 

643 

4S3071 

2016 

HIGH 

3 

KC 

Jackson 

50 

Upgrade  Rte.  50  at 
Blackwell  to  freeway  status 
to  improve  flows  to 
commercial  and  industrial 

locations.  Ease  access  for 
agricultural  freight  between 
the  470,  435,  35,  70,  and 

29.  Eliminate  STOP 
controlled  access  points. 

16641 

4P2233 

2015 

MEDIUM 

1 

KC 

Jackson 

169 

Remove  RR  bridge  over  1- 
70/1-35  that  protrudes  into 
roadway  to  improve  freight 
access  into  35  and  70  in 

downtown  KC.  Trucks  have 
difficulty  crossing  here  due 
to  obstacle  and  suffer 
damage  hitting  guardrail. 

311 

4P3095H 

2016 

HIGH 

3 

KC 

Jackson 

435 

Reduce  truck  bottleneck  in 

NE  Industrial  District. 

1073 

4I3028B 

2016 

VERY  HIGH 

2 
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District 

County 

Route 

Description 

Cost 

Estimate 

(thousands) 

Job 

Number 

Program 

SFY 

Freight 

Prioritization 

Section 

1116 

Submittal 

Tier 

KC 

Jackson 

1-49 

Replace  bridge  to  avoid 
load  posting.  Bridge 
provides  critical  access  into 
key  commercial  Grandview 

area. 

2860 

4P3004 

2016 

HIGH 

2 

KC 

Jackson 

Port  KC 

Material  loading  equipment 
at  at  Port  KC 

600 

MEDIUM 

NA 

KC 

Johnson 

23 

Remove  load  restrictions  on 
bridge  at  Blackwater  River. 
Project  involves  bridge 
N0581. 

1130 

3P3037B 

2016 

HIGH 

3 

KC 

Johnson 

F 

Remove  load  restrictions  on 
bridge  at  Post  Oak  Creek. 
Project  involves  bridge 
P0807. 

275 

3S3031 

2016 

HIGH 

3 

KC 

Saline 

YY 

Remove  load  restrictions  on 
bridges  on  Rte.  YY  over 
Crooked  Creek  and  the  west 
fork  of  Finney  Creek,  Rte.  0 
over  Thrailkill  Creek  and 

Rte.  AA  over  Flat  Creek. 
Project  involves  bridges 
N0045,  N0046,  P0721  and 
P0153. 

1659 

3S3003 

2016 

HIGH 

3 
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District 

County 

Route 

Description 

Cost 

Estimate 

(thousands) 

Job 

Number 

Program 

SFY 

Freight 

Prioritization 

Section 

1116 

Submittal 

Tier 

KC 

Various 

Various 

Provide  real-time  traffic 
operation  management  to 
improve  traffic  flow  on 
interstates  and  arterials 
through  ITS  operations  and 
TMC  operations  at  the 
Transportation 
Management  Center  (TMC) 
building 

7526 

4Q2306 

4Q2351 

2015 

VERY  HIGH 

2 

CD 

Boone 

63 

Repair  bridge  to  avoid  load 
posting.  Bridge 
improvements  over  Gans 
Creek. 

664 

5S3089 

2016 

HIGH 

3 

CD 

Boone 

63 

Repair  bridge  to  avoid  load 
posting  Bridge 
improvements  over  Bonne 
Femme  Creek. 

671 

5S3090 

2016 

HIGH 

3 
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District 

County 

Route 

Description 

Cost 

Estimate 

(thousands) 

Job 

Number 

Program 

SFY 

Freight 

Prioritization 

Section 

1116 

Submittal 

Tier 

CD 

Boone 

70 

Improve  bridges  through 

18373 

512172 

2015 

VERY  HIGH 

1 

Columbia  to  eliminate 
continued  maintenance 
work  zones  impeding 
freight  flow.  Increase 
vertical  clearance  on 
arterial  routes  below  to 
serve  freight  trucks. 
Business  Loop  70,  Garth 
Avenue  and  Rte.  763  in 
Columbia.  Design/Build 
project.  Project  involves 
bridges  L0845,  L0846  and 
L0284. 


CD 

Boone 

70 

Smooth  and  structural 
repairs  to  1-70  pavement 
from  the  Lake  of  the  Woods 
interchange  in  Columbia  to 
the  bridge  over  Cedar 
Creek. 

2267 

512176 

2016 

VERY  HIGH 

2 

CD 

Boone 

COLT  RR 

Increase  rail  gage  to  allow 
heavier  loads 

700 

MEDIUM 

NA 

CD 

Boone 

COLT  RR 

Expand  transload 
facility(ies)  to 
accommodate  increased 
capacity 

1250 

HIGH 

NA 
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District 

County 

Route 

Description 

Cost 

Estimate 

(thousands) 

Job 

Number 

Program 

SFY 

Freight 

Prioritization 

Section 

1116 

Submittal 

Tier 

CD 

Callaway 

54 

Preserve  structural  integrity 
of  structural  supports  for 
Missouri  River  Bridge  scour 
serving  2  freight  corridors 
of  Rte.  54  and  63.  Rte.  54 

carries  46.5  million  tons 
annually  with  value  over 
$100  billion. 

2000 

5P2189B 

2016 

VERY  HIGH 

2 

CD 

Callaway 

63 

Replace  bridge  deck  to 
eliminate  frequent 
maintenance  lane  closures. 

Widen  to  better 

accommodate  truck  traffic. 

1063 

5L3075C 

2016 

HIGH 

3 

CD 

Callaway 

54 

Improve  friction  on 
pavement  surface  on  the 
eastbound  and  westbound 
lanes,  including  curve  near 
Fulton  from  Jefferson  City 
to  North  of  1-70. 

14057 

5P3074B 

5P3011 

5P3012 

2016 

HIGH 

1 

CD 

Camden 

A 

Remove  load  restrictions  on 
bridge  over  Boer  Creek,  3.5 
miles  west  of  Richland. 
Project  involves  bridge 
A2096. 

251 

5S2200 

2015 

HIGH 

3 
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SFY  2015  and  2016 


District 

County 

Route 

Description 

Cost 

Estimate 

(thousands) 

Job 

Number 

Program 

SFY 

Freight 

Prioritization 

Section 

1116 

Submittal 

Tier 

CD 

Cooper 

70 

Bridge  improvements  on 
the  eastbound  and 

westbound  lanes  over  the 

Lamine  River  to  reduce 
/eliminate  frequent 
maintenance  lane  drops. 
Serves  St.  Louis  to  KC. 

2452 

513132 

2016 

VERY  HIGH 

2 

CD 

Cooper 

A 

Remove  load  restrictions  on 
bridge  over  Long  Branch, 

0.4  mile  north  of  Rte.  BB,  in 
Otterville.  Project  involves 
bridge  G0731. 

569 

5S2201 

2016 

HIGH 

3 

CD 

Cooper 

AA 

Remove  load  restrictions  on 
bridge  over  Smiley  Creek  4 
miles  north  of  Tipton. 

Project  involves  bridge 
A2488. 

704 

5S2224 

2016 

HIGH 

3 

CD 

Cooper 

Z 

Remove  load  restrictions  on 
bridge  over  Heaths  Creek, 
1.9  miles  south  of  1-70. 
Project  involves  bridge 
N0047. 

461 

5S3052 

2016 

HIGH 

3 

CD 

Gasconade 

A 

Remove  load  restrictions  on 
bridge  over  Crider  Creek, 

1.6  miles  south  of  Rte.  Y. 
Project  involves  bridge 
X0984. 

696 

5S3048 

2016 

HIGH 

3 
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Appendix  G:  Freight  Project  List 
SFY  2015  and  2016 


District 

County 

Route 

Description 

Cost 

Estimate 

(thousands) 

Job 

Number 

Program 

SFY 

Freight 

Prioritization 

Section 

1116 

Submittal 

Tier 

CD 

Miller 

54 

Repair  bridge  deck  for 
critical  condition  bridge  to 
avoid  load  posting.  Each 
year  this  corridor  carries 
more  than  46.5  million  tons 
of  freight  valued  at  $100 
billion. 

589 

5L3075D 

2016 

HIGH 

3 

CD 

Miller 

87 

Repair  cridge  deck  to  avoid 
load  posting  for  bridge 
connecting  54  and  50.  Used 
excessively  for  ag  hauling  to 
seed/feed  mill  in  Olean  and 
by  turkey  farming  to  Cargill 
Processing  plant. 

517 

5S3003 

2016 

HIGH 

3 

CD 

Moniteau 

179 

Remove  load  restrictions  on 
bridge  over  Splice  Creek, 

2.5  miles  north  of  Rte.  87. 
Project  involves  bridge 
R0568. 

426 

5S3050 

2016 

HIGH 

3 

CD 

Morgan 

AA 

Remove  load  restrictions  on 
bridge  over  Indian  Creek,  1 
mile  south  of  Barnett. 
Project  involves  bridge 
Y0529. 

344 

5S3030 

2016 

HIGH 

3 
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Appendix  G:  Freight  Project  List 
SFY  2015  and  2016 


District 

County 

Route 

Description 

Cost 

Estimate 

(thousands) 

Job 

Number 

Program 

SFY 

Freight 

Prioritization 

Section 

1116 

Submittal 

Tier 

CD 

Morgan 

M 

Remove  load  restrictions  on 
bridge  over  Haw  Creek,  0.4 
mile  east  of  the 
Pettis/Morgan  County  line. 
Project  involves  bridge 
A1865. 

377 

5S0861 

2016 

HIGH 

3 

CD 

Osage 

Y 

Remove  load  restrictions  on 
bridge  over  Third  Creek  4 
miles  north  of  Belle.  Project 
involves  bridge  R0259. 

243 

5S3001 

2015 

HIGH 

2 

CD 

Phelps/Crawford 

44 

Pavement  friction 
improvements  on  the 
eastbound  and  westbound 

lanes  from  1  mile  east  of 

Rte.  D  to  1.2  miles  east  of 
Rte.  F  in  Crawford  County. 

9013 

910576 

2016 

VERY  HIGH 

1 

SL 

Franklin 

IS44W  TO 

LP44 

Repair  bridge  to  eliminate 
frequent  emergency  repairs 
and  lane  drops.  1-44  / 
Viaduct  Street  interchange 
and  Viaduct  Street  / 
Thornton  Road  intersection. 

1797 

6S3101 

2016 

HIGH 

3 

SL 

Franklin 

47 

Remove  load  restrictions 

over  the  Missouri  River  in 
Washington.  Project 
involves  bridge  K0969. 

50195 

6P2321 

2016 

VERY  HIGH 

2 
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Appendix  G:  Freight  Project  List 
SFY  2015  and  2016 


District 

County 

Route 

Description 

Cost 

Estimate 

(thousands) 

Job 

Number 

Program 

SFY 

Freight 

Prioritization 

Section 

1116 

Submittal 

Tier 

SL 

Franklin 

AJ 

Remove  load  restrictions  on 
bridge  at  St.  John's  Creek. 
Project  involves  bridge 
N0854. 

610 

6S2378 

2016 

HIGH 

3 

SL 

Franklin 

YY 

Remove  load  restrictions  on 
bridge  over  St.  John's  Creek 
and  Whiskey  Creek.  Project 
involves  bridges  N0141  and 
N0142. 

1590 

6S2320 

2016 

HIGH 

3 

SL 

Jefferson 

55 

Increase  capacity  on  NB  55 
1-55  from  the  NB  on-ramp 
at  Rte.  Z  to  0.8  mile  north  of 
Rte  Z.  Elminate  safety 
concern  at  ramp  merge. 
Rehab  bridge  A1036  to 
eliminate  emergency 
closures  by  rehab  of  deck 
and  joints. 

2727 

6I1010J 

2016 

VERY  HIGH 

2 

SL 

St.  Charles 

61 

Reduce  safety  concern  at 
grade  separation  and 
provide  additional  capacity 
for  accel  and  decel  lanes. 

Rte.  P  and  Peine  Road  from 

north  of  Peine  Road  to 

north  of  Rte.  A  in 

Wentzville. 

10873 

6P3071 

2016 

HIGH 

2 
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Appendix  G:  Freight  Project  List 
SFY  2015  and  2016 


District 

County 

Route 

Description 

Cost 

Estimate 

(thousands) 

Job 

Number 

Program 

SFY 

Freight 

Prioritization 

Section 

1116 

Submittal 

Tier 

SL 

St.  Charles 

70 

Signal  optimization  to 
reduce  freight  bottlenecks 
and  slow  downs  along  Rte. 

K. 

290 

613083 

2016 

VERY  HIGH 

3 

SL 

St.  Charles 

Z 

Eliminate  truck  bottleneck 
through  Intersection 
improvements  at  1-70 
westbound  ramps  and 
north  outer  road. 

1171 

6S3047 

2015 

VERYHIGH 

2 

SL 

St.  Charles 

1-70 

Eliminate  bottleneck  and 
improve  access  to  industrial 
area.  Includes  Bridge 
improvements  at 
Fairgrounds  Road  over  1-70 
in  St  Charles  and  additional 
lane  capacity.. 

1209 

612326 

2016 

HIGH 

2 

SL 

St.  Louis 

44 

Relieve  backup  on  1-44  at 
141.  1-44  carries  high 
volume  and  high  value 
freight  from  St  Louis  to  1-49 
and  OK.  Traffic  backs  up 
onto  lanes  of  both  EB  and 

WB  44. 

Rte.  141  from  north  of 

Vance  Rd.  to  south  of  1-44. 
Design/Build  project. 

22534 

612423 

2016 

VERY  HIGH 

1 
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Appendix  G:  Freight  Project  List 
SFY  2015  and  2016 


District 

County 

Route 

Description 

Cost 

Estimate 

(thousands) 

Job 

Number 

Program 

SFY 

Freight 

Prioritization 

Section 

1116 

Submittal 

Tier 

SL 

St.  Louis 

44 

Increase  vertical  and 

horizontal  clearance  for 

BNSF  RR  to  allow  23'6" 

vertical  and  additional  rail 
lines  to  improve  freight 
flow.  Murdoch  to  River  Des 

Peres  at  BNSF  railroad. 
Project  involves  bridges 
A1739  and  A1733. 

15967 

6I3034D 

2016 

VERY  HIGH 

1 

SL 

St.  Louis 

64 

Provide  real-time  traffic 
operation  management  to 
improve  traffic  flow  on 
interstates  and  arterials 
through  ITS  operations  and 
TMC  operations  at  the 
Transportation 

Management  Center  (TMC) 
building. 

5660 

6Q2343C 

6Q2343D 

6Q2344C 

6Q2344D 

2015- 

2016 

VERY  HIGH 

2 

SL 

St.  Louis 

270 

Eliminate  emergency  lane 
closures  for  bridge  deck 
that  impede  1-270  traffic. 
Bridge  deck  rehabilitation 
at  Bellefontaine  Road 
interchange. 

1146 

613065 

2016 

VERY  HIGH 

2 

SL 

St.  Louis  City 

30 

Install  loop  detector  signals 
to  improve  traffic  flow  alon 
Rte.  30  from  1-55  to  Grand. 

1802 

6P3078 

2016 

HIGH 

3 
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Appendix  G:  Freight  Project  List 
SFY  2015  and  2016 


District 

County 

Route 

Description 

Cost 

Estimate 

(thousands) 

Job 

Number 

Program 

SFY 

Freight 

Prioritization 

Section 

1116 

Submittal 

Tier 

SL 

St.  Louis  City 

44 

Remove  low  vertical 
clearance  over  1-44  @ 
Grand  (15'  to  16'6")  and 
increase  storage  capacity 
along  Grand  leading  into 
the  commercial  district. 

8824 

613030 

2016 

VERY  HIGH 

2 

SL 

St.  Louis  City 

64 

Bridge,  ramp  and  capacity 
improvements  from  4th 
Street  to  Illinois  on  the 
eastbound  Poplar  Street 
Bridge  over  the  Mississippi 
River  and  approaches. 
Project  involves  bridges 
A1500,  A1501  and  A1503. 

30847 

6I2377C 

2016 

VERY  HIGH 

2 

SL 

St.  Louis  City 

D 

Install  vehicle  detector 
signalization  to  improve 
traffic  flow  efficiency.  14th 
Street,  Jefferson  Street, 
Martin  Luther  King  Drive 
and  Pendleton 

1168 

6S2212 

2015 

MEDIUM 

3 

SL 

St.  Louis  City 

D 

Install  vehicle  detector 
signalization  to  improve 
traffic  flow  efficiency. 
Hamilton  Avenue, 
Goodfellow  Boulevard  and 

Whittier  Street. 

907 

6S2213 

2015 

MEDIUM 

3 
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Appendix  G:  Freight  Project  List 
SFY  2015  and  2016 


District 

County 

Route 

Description 

Cost 

Estimate 

(thousands) 

Job 

Number 

Program 

SFY 

Freight 

Prioritization 

Section 

1116 

Submittal 

Tier 

SL 

St.  Louis  City 

PORT/RR 

Raise  grade  and  improve 
rail  access  to  Municipal 
River  Terminal  to  reduce 
flooding  and  allow 
increased  loads  from  MRT 

1000 

HIGH 

NA 

SL 

St.  Louis  City 

Lambert 

International 

Airport 

Increase  strength  of 
pavement  in  cargo  area  to 
accommodate  cargo  planes 

5000 

HIGH 

NA 

SL 

Various 

Various 

Provide  continued 
detection  of  and  messaging 
for  incidents  along  freeways 
in  St.  Louis  area  to  enable 
freight  efficient 
movements.  ITS  system 
preservation,  repairs  and 
upgrades  throughout  the 

St.  Louis  District. 

6729 

6Q2343F 

6Q2343E 

6Q2344E 

6Q2344F 

6Q3060B 

6Q3060C 

2015- 

2016 

VERY  HIGH 

2 

SL 

Various 

Various 

Upgrade  central  traffic 
signal  control  system  at 
various  signalized 
intersections  throughout 
the  St.  Louis  District  to 
provide  a  more  rapid 
response  to  congestion  and 
quicker  notification  to 
operator  of  signal  issues. 
Improves  reliability  and 
efficiency  of  signal  systems. 

2924 

6Q3088 

2015 

VERY  HIGH 

2 
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Appendix  G:  Freight  Project  List 
SFY  2015  and  2016 


District 

County 

Route 

Description 

Cost 

Estimate 

(thousands) 

Job 

Number 

Program 

SFY 

Freight 

Prioritization 

Section 

1116 

Submittal 

Tier 

SL 

Various 

Various 

Create  interstate  traffic 
diversion  plans  for  various 
arterial  routes  along  1-44,  1- 
55  and  1-64  in  St.  Louis 
District  for  quick 
implementation  when  a 
large-scale  event  occurs  on 
the  freeway 

581 

613087 

2016 

VERY  HIGH 

3 

SL 

Various 

Various 

System  integration  of 
central  traffic  signal  control 
system  to  allow  remote 
management  of  signals  to 
address  real-time  traffic 

flow  issues,  various 
signalized  intersections 
throughout  the  St.  Louis 
District. 

432 

6Q3088B 

2016 

VERY  HIGH 

3 

SL 

Various 

Various 

Improve  truck  flow  and 
reduce  bottlenecks  by 
optimizing  signals  on  Rtes. 
100,  115,  367,  AC,  N,  U,  and 

B  in  St.  Louis  City  and 
County. 

535 

6S3120 

2016 

VERY  HIGH 

3 
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Appendix  G:  Freight  Project  List 
SFY  2015  and  2016 


District 

County 

Route 

Description 

Cost 

Estimate 

(thousands) 

Job 

Number 

Program 

SFY 

Freight 

Prioritization 

Section 

1116 

Submittal 

Tier 

SL 

Various 

Various 

Improve  truck  flow  and 
reduce  bottlenecks  by 
optimizing  signals  on  Rtes. 

30,  100,  267,  and 
interchanges  along  1-64  in 

St.  Louis  City  and  County 
and  Rte.  50  in  Franklin 
County. 

525 

6S3121 

2016 

VERY  HIGH 

3 

SW 

Cedar 

215 

Maintain  bridge  integrity 
for  bridge  A2074  over 
Stockton  Lake  (Sac  River)  to 
support  agricultural 
connection  to  market  for 

seed  &  livestock. 

8000 

7P2224 

2015 

HIGH 

2 

SW 

Dade 

H 

Bridge  improvements  over 
Stockton  Lake  to  improve 
structural  integrity  of  bridge 
in  poor  condition  to  avoid 
load  posting  in  key 
agricultural  county.  Project 
involves  bridge  A2929. 

2456 

7S3005 

2016 

HIGH 

3 
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Appendix  G:  Freight  Project  List 
SFY  2015  and  2016 


District 

County 

Route 

Description 

Cost 

Estimate 

(thousands) 

Job 

Number 

Program 

SFY 

Freight 

Prioritization 

Section 

1116 

Submittal 

Tier 

SW 

Greene 

13 

Bridge  improvements  over 
Radio  Lane  north  of 
Springfield  to  improve 
bridge  integrity  of  very  poor 
condition  bridge  to  avoid 
load  posting.  Key  route 
between  Springfield  and  KC. 
Project  involves  bridges 
A3012. 

1326 

8P3039 

2016 

HIGH 

3 

sw 

Greene 

65 

Remove  load  restriction  on 
bridge  over  Lake  Springfield 
0.6  mile  connecting 
Springfield  to  Little  Rock, 
AR.  Project  involves  bridge 
A0649. 

5185 

8P2158 

2016 

HIGH 

1 

SW 

Greene 

65 

Eliminate  at-grade  crossing 
to  allow  BNSF  double  track 
and  truck  freight  flows 
increase  in  efficiency.  At 
Chestnut  Expressway  and 
BNSF  Railway  0.2  mile  west 
of  Rte.  65. 

9696 

8P2196 

2016 

VERY  HIGH 

1 

sw 

Greene 

65 

Increase  capacity  for  freight 
vehicles  from  north  of  Rte. 
60  (James  River  Freeway)  to 
0.7  mile  south  of  Evans 
Road.  Project  involves 
bridge  A3106. 

12511 

8P0605G 

2016 

HIGH 

2 
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Appendix  G:  Freight  Project  List 
SFY  2015  and  2016 


District 

County 

Route 

Description 

Cost 

Estimate 

(thousands) 

Job 

Number 

Program 

SFY 

Freight 

Prioritization 

Section 

1116 

Submittal 

Tier 

SW 

Stone 

13 

Improve  structural  integrity 
of  bridge  over  Table  Rock 
Lake,  the  only  central 
access  across  the  lake  for 
freight  delivery  to  tourist 
area  resorts,  restaurants, 
and  marinas.  Project 
involves  Bridge  A0585. 

9609 

8P2249 

2015 

HIGH 

2 

sw 

Various 

Various 

Ozarks  Traffic  Intelligent 
Transportation  System  in 
the  Southwest  District  to 
provide  incident  and  traffic 
condition  information  to 
freight  trucks  moving 
throughout  SW  Missouri 
including  1-44,  49,  Route  60, 

&  65.  Provide  signal 
optimization  to  reduce 
freight  truck  idling  and 
congestion. 

1460 

8Q2247 

8Q2248 

7Q3002 

8Q3000 

8Q2247 

2015- 

2016 

VERY  HIGH 

2 

SW 

Webster 

RT  B 

Realign  roadway  and 
eliminate  at-grade  crossing 
to  increase  efficiency  for 
rail  and  reduce  truck  delays 
near  Hamilton  Street  in 
Rogersville  to  Bus.  60  at 
Farm  Road  253,  crossing 
the  BNSF  Railway. 

4746 

7S3046 

2016 

VERY  HIGH 

1 
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Appendix  G:  Freight  Project  List 
SFY  2015  and  2016 


District 

County 

Route 

Description 

Cost 

Estimate 

(thousands) 

Job 

Number 

Program 

SFY 

Freight 

Prioritization 

Section 

1116 

Submittal 

Tier 

SE 

Bollinger 

51 

Remove  tight  curve 
between  34  and  72  to  allow 
safer  truck  travel.  Requires 
replacement  of  bridge  over 
Little  Whitewater  River. 

Project  involves  bridge 
G0688. 

1644 

9P3006 

2015 

HIGH 

2 

SE 

Cape  Girardeau 

61 

Remove  load  restrictions  on 
bridge  over  Hughes  Creek. 
Project  involves  bridge 
G0028. 

881 

9S3005 

2015 

HIGH 

2 

SE 

Carter 

M 

Widen  for  paved  shoulders, 
flatten  curves  and  remove 
load  restrictions  on  bridge 
from  Rte.  60  to  County 
Road  M127.  Project 
involves  bridge  S0242. 

2687 

9S3082 

2015 

HIGH 

2 

SE 

Dunklin 

53 

Remove  load  restrictions  on 
bridge  over  St.  Francis  River 
and  Overflow.  Project 
involves  bridges  G0433  and 
K0838. 

6455 

9P3071 

2016 

HIGH 

2 
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Appendix  G:  Freight  Project  List 
SFY  2015  and  2016 


District 

County 

Route 

Description 

Cost 

Estimate 

(thousands) 

Job 

Number 

Program 

SFY 

Freight 

Prioritization 

Section 

1116 

Submittal 

Tier 

SE 

Dunklin 

84 

Improve  pavement 
smoothness,  durability  and 
protect  base  to  reduce 
impacts  to  freight  trucks  for 
bootheel  ag  freight  corridor 
connecting  eastern 
Arkansas,  412, 1-55  and 
New  Madrid  Port. 

751 

9P3113 

2016 

HIGH 

3 

SE 

Dunklin 

HH 

Remove  load  restrictions  on 
bridge  over  Main  Ditch. 
Project  involves  bridge 
P0702. 

467 

9S3070 

2016 

HIGH 

3 

SE 

Dunklin 

P 

Remove  load  restrictions 
over  Buffalo  Ditch.  Project 
involves  bridge  F0965. 

501 

9S3068 

2016 

HIGH 

3 

SE 

Dunklin 

TT 

Remove  load  restrictions  on 
bridges  over  Sand  Slough 
Ditch,  Drainage  Ditch  No.  8 
and  Belfontain  Ditch. 
Project  involves  bridges 
N0603,  N0604  and  N0605. 

2033 

9S3059 

2016 

HIGH 

3 

SE 

Iron 

49 

Improve  pavement  surface 
to  reduce  load  shifts  and 
truck  damage  for  saw  mill 
and  shingle  production 
freight  movers.  Rte.  72  / 
Rte.  21  to  Rte.  34  in 

Piedmont. 

3196 

9P3116 

2016 

HIGH 

1 
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Appendix  G:  Freight  Project  List 
SFY  2015  and  2016 


District 

County 

Route 

Description 

Cost 

Estimate 

(thousands) 

Job 

Number 

Program 

SFY 

Freight 

Prioritization 

Section 

1116 

Submittal 

Tier 

SE 

Pemiscot 

55 

Eliminate  bumps  at  bridge 
ends  for  trucks  to  reduce 
truck  damage  and  shifting 
goods.  Project  involves 
bridges  F0175,  A1931, 
L0472,  L0474,  and  L0475. 

501 

913109 

2016 

HIGH 

3 

SE 

St.  Francois 

67 

Improve  pavement  surface 
and  protect  base  on  Rte  67 
to  reduce  damage  to  freight 
trucks  and  preserve  freight 
corridor  between  southern 

Missouri  to  1-55.  St. 

Francois  River  Bridge  to 
Jefferson  County. 

8284 

0P2298 

2016 

HIGH 

2 

SE 

Texas 

63 

Improve  pavement  surface 
and  protect  base  on  Rte  63 
to  reduce  damage  to  freight 
trucks  and  preserve  N/S 
freight  corridor  connecting 
southern  Missouri,  Rte.  44 
and  1-70.  from  the  bridge 
over  Brushy  Creek  to  just 
north  of  bridge  over  Indian 
Creek  in  Houston. 

1762 

9P2203 

2015 

HIGH 

2 
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Appendix  G:  Freight  Project  List 
SFY  2015  and  2016 


District 

County 

Route 

Description 

Cost 

Estimate 

(thousands) 

Job 

Number 

Program 

SFY 

Freight 

Prioritization 

Section 

1116 

Submittal 

Tier 

SE 

Wright 

60 

Improve  pavement  surface 
and  protect  base  on  major 
EW  freight  corridor  in 
southern  Missouri, 
connecting  157,  155,  Rte.  67, 
63,  1-44  and  149.  from 
Whetstone  Creek  in  Wright 
County  to  Rte.  63  in  Cabool. 

9124 

9P3078 

2016 

HIGH 

2 

STATEWIDE 

VARIOUS 

Shortline  RR 

Increase  ability  of  shortline 
RR  to  provide  freight 
connection  between 

customers  and  Cl  I  RR 

HIGH 

NA 
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